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Contract No. INC-143 
Amendment No. 10 


Eastman Kodak Company 
Rochester, New York 


Gentlemen: 


1. This decument constitutes Amendment No. 10 to 
Contract No. INC+143 between Hastman Kodak Company and 
the United States of America. 


@. In accordance with the clause of thia contract 
entitled "CHANGES" and mutual agreement between the parties 
hereto, the contract is amended in certain particulars as 
follows: 


In SECTION B - PERIOD OF PERFORMANCE, of the con- 
tract schedule as amended by mduent No. 9, the date 
"31 January 1960" is changed to 30 June 1960. 


3- All other terms, aonditions and requirements of 
Contract No. INC#143, as amended, remain unchanged. 


4, Please indicate your receipt of thia Amendment No. 
10 and your acceptance thereof by executing the original and 
two copies of this amendment. Return the fully executed 
original and one copy of this amendment to the undersigned 
end retain the remaining copy for your files. 


Very truly yours, 
THE UNITED STATES OF AMERICA 


By, 


Contracting Officer 


ACKNOWLEDGED AND ACCEPTED 
THIS 7 DAY OF April oy 1960. 


Title Vice-President 
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13 Nevesber 1959 


SUBJECT Concurrence tn Amendment No. 9 te Contract No. 
| ae Tve-1k3 seth agtann Koiek COMMA, Rochester, 


25X1A 
‘Wew York, |__| Project 


1. This memorandum contains a recommendation aubaitted 
is oases af the oe Such recommendation is 
pvallog jin in Paragrayh 4 


2. Centract No. THC-1L43 and Amendments Nos. 1 through 
& thereto provide for the design, fabrication, test and 
delivery of seven (7) Time Shared Camera Processers for the 
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tes approved fixed overhead rates inte the contract. for 
the puriod 30 Decenber 1957 to 28 Decesber 1958. 


No additional funda are obligated under Contract Ne. 


siceak’s Sp sauatennt te. 9s 


h, Concurrence in Amendment Ne. 9 to Contract No. THCHLES 
ia resomended. 
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